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BILL NO. S-86-10- S.S _ 


between Liberty Construction, 


and the City of Fort Wayne, Indiana, 
in connection with the Board of 


Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 


OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That the Contract for Concordia Gardens 
Storm Drainage Improvement, Resolution 426-1986, by and between 


Liberty Construction, Inc., and the City of Fort Wayne, Indiana, 


in connection with the Board of Public Works 


Improvement is described as follows: 
Bounded on the North by the North 
property line of Lots {308 and 


1309 of Concordia Gardens Add 


Section "С"; bounded on the South 


by the South property line of 
1274 and {275 of said Concord 


Gardens Addition, Section "С"; 


bounded on the East by the Ea 
property line of said Lots #2 


and {309 and bounded on the West 


by the West property line of 
1275 and 4308 of said Concord 
Gardens, Section "С". STORM 


Beginning at an existing open ditch 
located 100+ LF South of the North- 


west corner of Lot #274 of sa 
Addition; thence North along 
meandering of said open ditch 
LF terminating at a point app 
mately 125+ LF North of the S 
corner of Lot 309 of said Add 
Said Storm Sewer shall be 6' 
10' box culvert with all appu 
ances; 


the Contract price isOne Hundred Thirty-Four 
Forty-Four and No/100 Dollars ($134.144.00), 
set forth in said Contract, which is on file 
the Board of Public Works and Safety and, is 
herein, made a part hereof, and is hereby in 
confirmed and approved. Two (2) copies of s 
on file with the Office of the City Clerk an 


for public inspection, according to law. 


SPECIAL ORDINANCE NO. $f fame Й 


AN ORDINANCE approving Contract 
for Concordia Gardens Storm Drainage 
Improvement, Resolution 426-1986, 


ANC, 


and Safety, for: 


ition, 


Lots 
ia 
st 
74 


Lots 
ia 
SEWER - 


id 

the 

250+ 

roxi- 

outhwest 

ition. 

X 

rten- 

Thousand One Hundred 
all as more amic R 
in the Office of 
by reference incorporated 
all-tħings ratified, 


aid Contract are 


d made available 
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Page Two 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 





xberger, City Attorney 


















time in full апа оп motion by ; 


seconded “by , and duly adopged, read tne second time 












bv tienes is гетеггес to tne Committee the Cit 
Plan Connissien for focoztendatieonk asd Publ- DIL 
due legal uhr Жа) ech the Сабле: Chatbers, Fort Wavr 
lnédiaina, on ‚—Е ay cot 


S ее 
DATE: Ж” ше б” А 


Read the thj 
seconded by 
passage. PASSED 








Mane. 





SANDRA Е. KENNEDY, CITY CLERK 


HEX in full and on motion by ; 
, and duly adopted, placed on its 


LOST) by the following vote: 







қ» 
к 
tj 
(л 





NAYS ABSTAINED ABSENT TOSWIT: 





TOTAL VOTES 





BRADBURY 


BURNS 








МУМ МИК 
| 





REDD ae 
SCHMIDT Я 
STIER a! W 
TALARICO 6 ; 
7 Fm 
DATE: Ж 0 -7/1 Ё ыс ы" 
SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City oz Fort 
Wayne, Indiana, as (А? A Ў Е 7 GENER! 





(SPECIAL) (ZONING-MAP) ORDINANCE (RESCLUPEON)— NO. е 


оп the A 2 AL day of 2 LA hee 19 ЖЕ Р 


DITES: 2-0 (SEAL) E 
a PE SEE а 


SANDRA E. KENNEDY, CITY CLERK ; PRESIDING OFFICER 


A 





Presented Ec me to the Ted of the City of Fort PS Indiana, 


on the / a eec day ae F Coes fee! L2 6E жат 
atthe hour of S AM + o'clock 4 .М.,Е.6.т) 


\ 21 


БЕХ 





4 
SANDRA E. KENNEDY, CITY CLERK 


Approved and signed by me this J2% „Де (дау ef АРЕ ИАР eee 


19 {© at the hour of 9 де o'clock Ж ҰМ; ЕБ, SST) 


em UT | 
WIN MOSES, JR., MAYOR 
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BOARD ОЕ PUBLIC WORKS and SAFETY 
INVITATION FOR BIDS/AWARD OF CONTRACT* m 
(Non-Federally Assisted Construction) 


Page 1 o£ 41 


L 


PROJECT: "Concordia Gardens Storm Drainage Improvement" 





Contract No. 426-1986 
CONTENTS Resolution Но; 426-1986 
Check if Contained Pages 
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NCA/1 Non-Collusion Affidavit 
Bidder's Bond 
Е5/1 Certificate іп Lieu of Financial State- 
ment Form 96A 
PB/1-PB/2 Specimen Form-Pavment Bona’ `: 
4 РСВ/1-рсв/2 Specimen Form-Perfor. & Guaranty Bond 
Биз "аланы а АС С MENEPM GAREUm A 
X | WS/1-ws/2 Prevailing Wage Rates-State of Indiana 
SP/I-SP/3]|. Special Project Specifications 


Apartheid Policy 































Project Plans Drawing # SY- 11162 
General Specifications and Conditions 
Detail Standard Construction Standards 
WPCE Department, City of Fort Wayne 
Escrow Agreement : 


DESI IUIS IA DN айсы I SE NES cor PEDE 
uu ота opc NO TT Notice to Proceed 


Change Order - Specimen Form 
































DISCOUNT for 
PROMPT PAYMENT 
(See Gen. Prov) 
























endment No Date _ Amendment No. ^ | 
(ETa E [9/18/86 


BID SUBMITTED ACCEPTANCE OF BID/AWARD OF CONRACT 
UL MEAM лл itd m T TL 


ACKNOWLEDGEMENT of 
AMENDMENTS 


[Date | 
pred 






CITY OF FORT WAYNE 
Board of Public Works & Safety 


7 Liberty Construction, Inc. 


Contractor 


Yi 
С saan mMm. Ү\лз-© 


E 


By 








у WEIL obis 

Its President 

Offer . 

Date October 1, 1986 9.00A.M. 

Bidder ds. to keep bid open for accep- CITY-OF FORT-WAYNE | 





tance for TURA (90 days unless 2 : РА 
otherwise specifie 2 ЕДИ 


14 Cola Win Moses, Jr., Mayor 

Compliance 3 ma р 
AWARD : 

0.C.2/85 Я Si EC ES P C 


nate 





ee 


А 
. 


Md yx Bus ^ Entao T a MER ig 
which at least 51% is owned: and controlled b 
nenbers. ("Minority" means Black, Hispanic, 
Asian, Pacific Islander, and Alaskan Native) 
Owners must exercise actual day-to-da 
actively participate in management and p 


& business of 
y ninority g-oup 
American Indian, 
* The ninority 
У management, as well ag 
olicy decisions affecting 


the bus ness. The contribution of capital, equipment or exper- 
tisa made by the minority owners must be real, substantiated ang 
documented. 


Women Business Епсегргізе (WBE) is a business of which 
at least 51% is owned and controlled by women. The wonen owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substanti 


ted and docu- 
mented. 


Tha contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This for: must be com- 
pleted in order to be responsive to this IFB/RFr. 1% the 
parcicipation coal of 75 “or MRE and 25 for WBE are not net pe 
ехСРЕЗе 2n your bids от корова) then ressona for this failure 
апа reasonableness and good faith of егіогсв to neet this соа1 
shall be evaluated іп det Izining whether the bidder/offercr is 
rtesoonsasblae. 


} = contractcrs/supbpliers are оп 
flle in the compliance Oltice, Roem 800, City-County Ваз тааст 
Lom Contractor review. : 


ТБЕ" FOLLOWING IS T 


T UNDERSIGNED 5 COMMITMENT ТО TRE MBE/WRE 
GOATS OF TEE CITY: FO 


— 


WORK DONE PURSUANT TO TEIS CONTRACT: 


i 


Ж The undersigned firm certifies that ДЕ асар 
МЗЕ/ЕЗЕ Contractor (cross out inapplicable pro- 
Уз золу ^ 


E specify percentage of minority ownership 


nj 
А! 


о 


0) 


+ 


* 


hj 


OT "WB 


td 


specify percentage of wonen ownership 


д 


B: The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firn 
(cross out inapplicable provision) is 
а joint venture partner. 





ОС. oS ; I xe 5 
B.O.W. Non-Fed 


Tha MBE/WBE firm (cross out inapplicable pro- 
vision) shall have * participation (ел- 


ployees) % participation (costs) in this 
project: 


Specify tha parcentage of ninority/women ownership 
in tha MBE/WBE fira t. (cross out irxppli- 
cabla provision) 


Cy The undersigned commits % of the total bid price 
аз a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed ая subcon- 
tractors are the following: қ 


fame of Fizz Address Туре of Work 
l. Fowlkes Trucking 3721 Warsaw ST. Trucking 
25 
D. Тһе undersigned comits % of the total bid price 


H- H 


as a subcontract to wonen business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 


are the tollowing: 


t 


Name of Fiz AGGress Түре of Work 
1. Not yet determined 
2 . 
2% 


; Complete (1) and. (2) below is participation goals 
of 7% MBE and 2% WBE have not been net. 


ы) 


ieee АА My Company cannot meet the participation 
goals for the following reasons: 
> Р 
: 
ee 





25 We have taken the following Steps “in an 
attempt to comply with these participation 
goals: 





Dy ASRS ET II aaa S эс == RENI ER 
(attach additional sheets as necessary) 


Contractor Liberty Construction, Wer-ractor 


It President М се 





a 


О.С; 2/85 І - 6 
B.O.W. Non-Fed 


lá. Minoritv/Fenmsle Hour? meplovment Recuirerents. 


The City's policy is to encourage а gréztaer utilizzi oy 
minority and/or farala ашрісуаап in City construction projects. 


The Board has, therafcre, adopted а minimm goal оғ 17% of the 
total work hours on each project to be expended by minority 
and/or female employees. "Minority" shall include: Blacks 

Hispanic, Asian, Pacific Islander, Ameri ( 


Сап Indian or Alaskan 
Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this Broject. I5 & 
contract 1з awarded as а result of this bid, the percentage 
figure set forth in "А" shall bacone contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and wiil-allow city officialis sccésg to Bis records, 
facilities and work site and to those c* his subcontractors +o 
determine compliance. 


tTretbidder must fill in thea required. blanks ‘in’ this Clause in 
order to be responsive to this IF m the bidder does not 
meet or exceed the hourly utilization coal Of. 17% 3ximority/*e- 
male participation, the reasons for bis ure and reason- 
ebleness’ алд good faith of efforts to neet this goal shall be 
evaluated to detexmine whether the bidder = 6% 


ТЕК FOLLOWING IS ТЕЕ UNDERSIGNED'S coco: mo 
HOURLY UTILIZATION. 


A. The undersigned 7 


irn BS eet ila employ 
and utilize minorities and females апа/сс vill ensure that its 
subcontractors employ and utilize minerities and females 50 
that minorities and females will work at least 17% of the total 


hours worked on this project. 


0 Uu 
О 


mplete (1) ena (2) below 
© 


© a 
f set forth in "A" is less than 175 


H- 


3° 
gur 


4% My Company and i Б 
the 17% minimum hourly ut 
following reasons: 


. 
Mochi 2k” ta M CECI C CE DE E UE ЕШ КЫ Бр ЕЛЬ ШЕ 
. 2 


Tractors cannot meet 
clon figure for the 


24 "My Company «has taken the following staps іп an -ассесре 
to comply with tha 17% hourly utilization figura: ee 


(attach additional sheets if necessary) : 


Contractor Liberty Construction, Inc. 


py C0 dc. ; 
William М. Nobis xd RET 
ics President eee 


15. Recuired Prevailing Wace Schedule Payments - 





ала-,а гаупепв - Pursuant 
te Indiana Code 5-16-7-1. All contractors and subcontractors 
working on ‘the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, seri-sxilled and 
ünsXilled laborers, ‘workmen and ‘mechanics. > This wace deterczin- 
acion hes beseu'mRde ітгассогавпба with che procedures set forth 
попа ша Code 15-16-7-1, Weis determination and eee recuired 
wage rates аге available for examination by anv r-ospective 
bigces ас The Board Of. РОБЕ Werks ana Safety, 9th Floor, 
City<Councy SEL laing, Fort Wayne, In@iagne: : 


aoe Plecery os" awarded a contract as а resnie of this Invitation 


for Bis, he/she/it shall file а schedule cf wages, on forns 
provides by the City of Fert Wayne, demonstrating compliance 
with the wage rate determination. The 


successful prime con- 
tractor stell bs \reéspens {bie tor obtaining schedules from 213 
sabconerac tors. "All Bchedüles shall. be filed before the con- 


tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 





16. Site Orientation. А site orientation (xXxxx/will not) 
be concuctec by the City Engineers. if such an orientation 
Ssy.concucted ~ it will. besheld on the aay of ^de c EE 
commencing at o'clock .М. at the site of the project FE 


Regardless of whether a site orientation is 


conducted 
or not, bidders аге required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 


work will be performed. The bidders shall be responsible for.all 


conditions that affect. the work, including, but not limited to 
all sub-surface conditions. 


O.C. 2/85 Yn e 
5B.0.W. Non-Ted 


SCHEDULE 
Board of Public Works & Safety 


The contractors agrees to furnish at his/her/its own cost all labor, insurance, 


meterials, equipment and power for the complete performance of the following 
project: 


"Сопсо: іа Gardens Storm Improvement" 


All work will be performed in accordance with: Resolution No. 426-1986, 
instructions to bidders, bond forms, the IFB, this contract and the a plicable 
plans, specifications, and drawings for a TOTAL PRICE OF 5135, 145, 00 (т; unit 
prices are applicable, the contractor agrees to perform for those unit prices 
as set forth in the Schedule of Unit Prices attached hereto). 


The work shall be commenced within ten (10) days after the Board issues written 


notice to proceed. All work shall be completed within 180 days after issuance 
of the notice to proceed. Those days which the contractor cannot work because 


of severely inclement weather shall not be counted. 


[ lLiquidated Damages Provision.---(This- clause shall be applicable to this contract 
only if the box contains-a-checkmarl- or- an —"X',) It is hereby agreed by and 
between the City of Fort Wayne and Contractor that time is of the essence of 
this agreement and the contractor agrees that it will complete the project 
as herein defined on or before ... days after issuance of the notice to proceed. 
The parties agree that it is a business and governmental necessity that the 
project be completed by thís date, that it will. be difficult or impossible 
to make ап accurate determination of the damages that would be incurred by 
the City of Fort Wayne, and therefore, provide for liquidated damages in the 
sum оғ 5 price рег day for each and every day after days after 
issuance of the notice to proceed that the project remains uncompleted. The 
parties agree that the sum of $ “` per day is a reasonable estimate as 
to the damages which would be incurred by the City of Fort Wayne. The parties 
further agree that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the completion 
date beyond the control of the contractor shall not result in liquidated damages. 


Delays beyond the control of the contractor can include but are not necessarily 
limited to, the following: Acts :of God, «strikes; lockouts, or industrial 
disturbances, acts of public enemies, restraining orders of any kind by the 
governments, agencies or officials or any civil or military authority, 
insurrections, riots, landslides, earthquakes, fires, incapacitating storms, 
floods and explosions. 


In submitting this bid, it is understood that the right is reserved by the 
Owner to reject any and all bids and to waive any defect in any bid. 


OF Gi 2/85 
B.O.W. Non-Fed. 


' IN WITNESS WHEREOF, the bidder(s) (a firm) by its Owner(s) named below, hereunto 
set their hand(s) and seal(s) this day of 198 Я 


Firm Name: 
i e m Pe I LR ESAE UN 


By: 
Fux M MI PETER We е а etai 


ee 


IN TESTIMONY WHEREOF, the bidder(s) (a corporation) has caused this proposal 
to be signed by its President and Secretary and affixed its corporate seal 


this 1 day of October----- , 198 6 -.. 


"Liberty Construction, Ino. < 


Name of Corporation 
sy АЗА ors ibas 
President William M. Nobis 


ATTEST: 






Адла NE 
Kenneth ЕЁ. Neumeister V.P. 








ү: | SCHEDULE OF ITEMS ; DATE 9/3/86 
-_ PROJECT NAME: CONCORDIA GARDENS DRA NAGE IMPROVEMEN : 51/1 A 


1 





rres wrr EEERISHON 

gn 00 | 
2 10" Deep Strength Asphalt for Street ӘНЕС eed ees ee | 
(9" #9 Binder, 1" A-2 Surface) 00 | 

з | #53 ог #73 Special Backfill (stone) ЕС ТАҒАН ҒЫНАН бо 
5 Revetment Rip-Rap (6"-8" Diameter) зве а У омо 222 00 | 
6 | Shot Rock (8"-12" Diameter) 00 | 
7 | 67 concrete Driveway Replacement | — 30e 3 [ 2300| asso lool 
10 Grading, Seeding, 2" Mulch and Fertilizaer Era p nri: c Ся 
1.00) 1:395. 00 | 





1131 36 І.Е. - 6" D.I. Pip 


(Water Main) See Special Provisions 


40.00 


Lump Sum 


б 
кі 
2 
a 
et 
(4) 
M 
I 
rt 
Q 

8 d 

о 


SUMMATION ОЕ АА/ЕЕО Statement 


Total Congtruction Cost $ 
I will be (circle one) 134,144 


1. Participating Member of CFW Area Plan Cy Hp 

2. Union Contractor 2 mF 

3. Federal Register bo roit t 

4. Percentage Participation Goal Statement Ж 
де Te dase са 


ж 


с Pol ЫДЫ» SEGEL WONI омы 


Fort ic aÇ: 1143 





18 September 1986 


TO: PROSPECTIVE BIDDERS 
RE: CONCORDIA GARDENS DRAINAGE IMPROVEMENT, Resolution 426-1986 
ADDENDUM #1 

Information disclosed and/or questions raised since issuing of project 
documents required that changes in or interpretations of these documents 
be made as determined in this Addendum #1. 

SCHEDULE OF ITEMS 
DELETE: Pages SI/1 and SP/3 
INSERT: "New" Pages SI/1A and SP/3A 


DELETE: Drawing No. SY-11162 Sheet 2 of 3 


INSERT: Drawing No. SY-11162 Sheet 2A of 3 





Reg. Engineer 17013 





doc 


Есеке this 18 day of September 1986 the above-referenced Addendum 
#1. 

Liberty Construction, Inc. 

Odd: 1-0; 

William M. Nobis, President 


Bidding Contractor 





One Main Street, Fut ki Indiana 46802 





"^; this day of, МЕ: те 577198 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its Officers and Any 





---------:-::-:------------------------------- - LLL 


agents ог representatives present at the time of filing this bid, being duly 
sworn ca their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any 
other bidder, or with any public officer of.such City of Fort Wayne, Indiana, 
whereby such affiant or affiants or either of them, has paid or is to pay to 
such other bidder or public officer any sum of money, or has given or is to 
give such bidder or public officer anything of value whatever or such affiant 
or affiants or either of them has not directly or, indirectly, entered into 
any arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the letting of the contract 
sought for by the attached bids, that no inducement of any form or character 
other. than that which appears upon the face of the bid will be suggested, 
offered, paid or delivered to any person whomsoever to influence the acceptance 
of the said bid or awarding of the contract, nor has this bidder any agreement 
or understanding of any kind whatsoever, with any person whomsoever to рау, 
deliver to, or share with any other person іп апу way or manner, any of the 
proceeds of the contract sought by this bid. 


Liberty Construction, Inc. ^ ^^ 


Азу ane es 


William М. Nobis, dev pet : 





Subscribed and sworn to before me by CUT, ИА. bi 


vents. day. of Occ, 198 FL : 





225,/%?? 


ташы. ibed and sworn to before me by 








My Commission Expires: BE ER 
Notary Public 
Resident of County 
ХКК 





Subscribed and sworn to before me by =- -=--> EU 





this A day rote ку ый, S DEER 
My Commission Expires: ZEE 
Notary Public 

Resident of - County 


NGA- = I 


Ж 


CERTIFICATE ІМ LIEU OF FINANCIAL STATEMENT 
a МАН DEALT ENENT 


I, William M. Nobis > Hc Bree iene m 0 vo c o «нуы 


— 9f Liberty Construction, Inc. 


Position Company 


hereby certify: 


1. That the Financial Statement of Said company, dated the 21 day of 

1959& n дөн оз file in che office of the Board of Public 

Works & Safety is by reference incorporated herein and made a part hereof, 

is a true and correct statement апа accurately reflects the financial 
condition of said company as of the date hereof: 


2«. That’ Тї am familiar. with-the books of said Company showing its (financial) 
condition and am authorized to make this certificate on its behalf 


« e 


Dated: Oct. 1, 1986 GS NVA ; E 


Signature William M. Nobis уат 


е ent 
Title 


Subscribed and sworn to before me, a Notary Public, in and for said County 
and State this / дау оЁ yA 198% А 


MEL 





My Cémmission Expires: 





RS sel 


CERTIFICATION OF BIDDER/VENDOR 
NRE VENDOR 


The undersigned, on behalf of Liberty Construction, Inc. 


, Goes hereby make the following representations 





ЕО the City oe Port Wayne. rndvana s 
WHEREAS, it is acknowledged that the Common See 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's" ordinance requires that all persons, 


Irtms or corporations submitting bids to the City, for goods and 


fu 


Services, certify, ав part of the bid; that such entity does not 


support the policies of apartheid in South Africa. 


The undersigned states, on behalf of Liberty Construction Inc. 
гота Заше : 
does not support or endorse the policy of СТЕК іп South Africa. 
IN WITNESS WHEREOF, this Certification. has been signed 


this 1 day of October ix 9s Br 


/ “Жл; 
( 
Су 


Liberty Construction, Inc. , °.'’ 
(Name of Bidder/Vendor) EHE 


Qno 135.3 d 
О тагу x» 
William M. Nobis, President 
(Name and Title of Person Signing) 


A P-L 


Ма. 


Principal William M. Nobis, PresidentSu 


ALE signed by an agent appropriate power 


TO BE EXECUTED BY BIDDER and SURETY COMPANY BEFORE DEPOSITING BID: 
ИЕ ш н E DEPOS LTU BIDS 
BIDDER(S) BOND 
KNOW ALL MEN by these presents: 


That, (І,) (WE,) LIBERTY CONSTRUCTION. INC 2 R i as Principal 


; Fort Wayne, ІМ 46805 
апа FIDE_ITY AND DEPOSIT COMPANY OF MARYLAND. - 


and - ў 
наа T а асои ы 
as sureties, аге held and firmly bound unto the City of Fort Wayne, Indiana, 

in the sum of Five Percent (5%) of. Contractors Maximum Bid Price 
(5 505) cBollits.c tos be paid City of Fort Wayne, Indiana, or its 
successors or assigns, for the payment of which, well and truly made, we hereby 


bind ourselves, our heirs, Successors, executors, and administrators, jointly 


> 
= 


and severally, firmly by these presents. 


15% 
Signed and sealed at Fort Wayne,-IN----this day of October... » 1986 5 


The condition of this obligation is such that if the accompanying bid or pro- 
Concordia Gardens Drainage Improvement, A 
posal of Resolution 426-1: без лс made this eday Бо ЕНЕ City of Fort Wayne, 





State of Indiana, is accepted, and the Contract awarded to the above bidder, 


and the bidder shall, within ten (10) days after such award is made, enter 


into a contract with the City of Fort Wayne, State of Indiana, for the work 


bid upon, and give bond as required; then this obligation shall be null апа 


void; otherwise, it shall remain in full force and effect. 


бірпейсар POrt Waynes. ІМ. 2 9050. енча the ist day of October , 1986 . 


LIBERTY CONSTRUCTION, - INC «se FIDELITY- АМО: DEPOSIT COMPANY ОЕ MARYLAND 
ae ee ru Sa A АНАНАЛАР e cg ы” 









Judith A. Snyder 
(Attorney-in-fact) 





ty* 


of attorney shall be attached. 


BB 1 


- Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND ^ 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN Вү THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, а corporation of the 
State of Maryland, by C.-M. PECOT;- JR. ‚ Vice-President, and C. W. ROBBINS ) 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 
reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents a | Aii »rneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company апу bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees. mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto." 


does hereby nominate constitute and appoint Duane E. Lupke, Donald L. Coffey, Edward B. Rice, 
Walter E. Boose, Virginia T. Axson, Gerald Clancy and Judith A. Snyder, all of 


ForGrWaynels  пасапа FEACH dne e deut uou. ELM LAT ШЕ т; 
its true and lawtul agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed: any and all bonds and ипдегсакіпрв................................... 









nd the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes. as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 
This power of attorney revokes that issued on behalf of Duane E. Lupke, etal, dated, 
December 27, 1985. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





Aon OR ee быт. ЖИН” СА, RD Ву ЕЛАК ЗАНЕ ИЫ. лы 
Assistant Secretary Vice-President 
STATE OF MARYLAND | ET 
СІТҮ ОҒ BALTIMORE Ч 
Onthis 2nd day of April ;A.D.1986 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 





CERTIFICATE 


I, the undersigned, Assistant Secretary of the FibELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing isa full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the dup resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 
with the same force and effect as though manually affixed." 

IN TESTIMONY WHEREOF, I have hereunto subscribed my пате and affixed the corporate seal of the said Company, this .....5.2.—........... day 


of October 1986 


114280. "044-2987 





POR ОК R PRETEC TON TOOR FORSETTE РУ А ЕЕ ЛОР АБ 


Bond чохе Т ees ee түу 


Fidelity and Deposit Company 


HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


Performance Bond 


KNOW ALL MEN BY THESE PRESENTS: 


That..... Liberty Construction, Inc. 2911 Roscommon Drive, Ft. Wayne, IN 46805 


ipio cea Ceo Pe ORI ee ГУС?» rn one C an et CLE осек к. лты Кырыа hinge =P уе E eT TEE lof PR M TRENT ЫК ЫДЫ. Ді , 


as Principal, hereinafter called Contractor, and FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corpora- 
tion of the State of Maryland, with its home office in the City of Baltimore, Maryland, U. S. A., as Surety, 


hereinafter called Surety, are held and firmly bound unto.. The City of Fort Wayne, Indiana 


A E (Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, 


in the amount of...... One hundred thirty-four thousand one hundred eighty-eight dollars 


bU Ear I WE. IM ), for the payment whereof Contractor and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, Contractor fias by written agreement dated... у л луй 222 1986 
entered into a contract with Owner for..Concordia Gardens Drainage Improvement... 
Resolution 426-1986 


in accordance with drawings and specifications prepared Бу. Water Pollution Control Engineer, | 
City of Fort Wayne, Indiana — "COME ае aee NM UR E баһа А A 


* Д (Here insert full name, title and address) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor 
shall promptly and faithfully perform said contract, then this obligation shall be null and void: otherwise 
it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly 


(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and condi- + 
tions, and upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon 
determination by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract 
between such bidder and Owner, and make available as work progresses (even though there should be 
a default or a succession of defaults under the contract or contracts of completion arranged under this 
paragraph) sufficient funds to pay the cost of completion less the balance of the contract price; but not 
exceeding, including other costs and damages for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term “balance of the contract price," as used in this para- 
graph, shall mean the total amount payable by Owner to Contractor under the Contract and any 
amendments thereto, less the amount properly paid by Owner to Contractor. 


Any suit under this bond must be instituted before the expiration of two (2) years from the date on 
which final payment under the contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than 
the Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this.............. О жады E КЫЙЫШ day Ы ебри ip Тая 


Іп the presence of: 


Liberty Construction, Inc. (SEAL) 





Suréty Judith A. Snyder * 
(Attorney-in-fact) 


C309f— 
Approved by The American Institute of Architects, А.1.А. Document 
No. A-311 February 1970 Edition, 


Bond Мо —-—— m mis 
Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


Labor and Material Payment Bond 


Note: This bond is issued simultaneously with Performance Bond in favor 
of the owner conditioned on the full and faithful performance of the contract. 


KNOW ALL MEN BY THESE PRESENTS: 


х 2 (Here insert the name and address or legal title of the Owner) 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, 


in the amount of 





(Here insert a sum equal to at least one-half of the contract price) 


Dollars (8.134,188.,00. .- .. уч ), for the payment whereof Principal and Suretv bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 
WHEREAS, Principal Баз ру wruttendsreenient-dated svo e ды ды сата ы E 19.86 , 


entered into a contract with Owner for. Concordia Gardens Drainage Improvement 


Resolution 426-1986 


in accordance with drawings and specifications prepared by..Water Pollution Control Engineer, | 
City of Fort Wayne, Indiana 


k У (Неге insert full name, title and address) 5 
which contract is by reference made а part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make pay- 
ment to all claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of 
the Contract, then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following 
conditions: 

1. А claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the contract, labor and material being construed to 
include that part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the 
Contract. 

2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein 
defined, who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such 
claimant’s work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use 
of such claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution 
thereon. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 


3. No suit or action shall be commenced hereunder by any claimant: 

(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any 
two of the following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did 
or performed the last of the work or labor, or furnished the last of the materials for which said claim is made, stating with 
substantial accuracy the amount claimed and the name of the party to whom the materials were furnished, or for whom the 
work or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, 
postage prepaid, in an envelope addressed to the Principal, Owner or Surety, at any place where an office is regularly main- 
tained for the transaction of business, or served in any manner in which legal process may be served in the state in which the 
aforesaid project is located, save that such service need not be made by a public officer. 

(b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being 
understood, however, that if any limitation embodied in this bond is prohibited by any law controlling the construction hereof 
such limitation shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such law. 

(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state 
in which the project, or any part thereof, is situated, or in the United States District Court for the district in which the project, 
or any part thereof, is situated, and not elsewhere. 


4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith here- 
under, inclusive of the payment by Surety of mechanics’ liens which may be filed of record against said improvement, whether or 
not claim for the amount of such lien be presented under and against this bond. 


. mw M Seo 
Signed and sealed this /5 day of ос. оње. A.D. 19.86 


In the presence of: 





багібу Judith A. Snyder! t 
(Attorney-in-fact) 


С309е%- 
Approved by The American Institute of Architects, А.1.А. Document 
No. A-311 February 1970 Edition. 








Power of Attorney 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN By THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by CGOMCUPEGOT.- SR. , Vice-President, and C. W. ROBBINS х 
Assistant Secretary, in pursuance of authority granted by Article УІ, Section 2, of the By-Laws of said Company, which 
reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 


or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents an Attor пеуз-іп-Ғас ^s the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 

does hereby nominate constitute and appoint Duane E. Lupke, Donald L. Coffey, Edward B. Rice, 
Walter E. Boose, Virginia T. Axson, Gerald Clancy and Judith A. Snyder, all of 
Font Waynes tndiana АСНА C 
its true and lawtul agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and оп its behalf as surety, and as 


its act and deed: any and all bonds and ипдегеакіпр................................... 









nd the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 
This power of attorney revokes that issued on behalf of Duane E. Lupke, etal, dated, 
December 27, 1985. 


Ге said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





nec coe c ӨКЕН NE ы Сы Ву ийже ы қаға е ы ЛЕ 
Assistant Secretary Vice-President 
STATE OF MARYLAND l SS: 
CiTY ОЕ BALTIMORE x 
Onthis 2nd day of April ,A.D.1986 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 





es July..1...1986.. 





CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified сар? of any power of attorney issued by the Company, shall be valid and binding upon the Company 

y 


with the same force and effect as though manually affixed.” 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, :ћіз...................... day 
олысы ТО н кз act 19.86, 





FET ПЕ 


<, i « : i Admn. Anpr. 
ғ Se EE 


TETLE OF ORDIN ANCE ` Res. 426-1986, Contract for Concordia Gardens Storm Drainage Improve- 
ж 








DEPARTMENT REQUESTING ORDINANCE | Board of Public Works & Safety | 
SYNOPSIS OF ORDINANCE The Contract for Res. 426-1986, Concordia Gardens Storm Drainage 





Improvement is described as follows: Bounded on the North by the North property 





line of Tots #308 and #309 of Concordia Gardens Addition, Section "G"; bounded on th 





South by the South property line of Lots #274 and #275 of said Concordia Gardens  , 





Addition, Section "G",; bounded on the East by the East property line of said Lots 
#274 and 309 and bounded on the West by the West property line of Lots #275 of said 
Concordia Gardens, Section "С". STORM SEWER - Beginning at an existing open ditch 


located 100+ LF South of the Northwest corner of Lot #274 of said Addition; thence 
AE SBOE ae WAM i Ac ы lc Se Sas а SEES tr i obi ш ГЕ ны o чы у (ШР тых 


North along the meandering of said open ditch 250+ LF terminating at a point approx. 


125+ LF North of the Southwest corner of Lot 309 of said Addition. Said Storm Sewer 
see a as C ташы ыо г с д aba в. ege NU е E ауе уы СТН 


shall be 6" X 10' box culvert with all appurtenances. Liberty Construction, Inc. 
BSS SN Sash ышы SNRs TN скы сайа илек des RAS ONSITE. NOR еу АИВ Е a орт ЖЕ 


is the contractor. ( 
сус сыш ea aml анис қызу ON дыл шы шшш, 4 coo OO ғы. Ж e НСК: ЖӨН АТВ СЫ Сы у ATG 
E лы ы сш алдай M eS Se S ош re Айны ee н EL PR жой 
экол быы йй ы зр. Пл ш" ш ы ше еш теты МА сет em асса dE 


EFFECT OF PASSAGE Improvement of storm drainage of above location. 


x МА ке RM uU p ас ct UOS. cuo es iS See AE MER D Ld 
Erw P ТЕГІС ТТ ТТТ CTUM a rl nes t Mm e ДЫ А PRESE MINE; V eC par Accu Fri. 
EFFECT OF NON-PASSAGE 

EE AD En qa ci. qucd Ma quum E UR 7205 E EN 
o ge Me I г MS сш dd: MEN MEIN. LESE S Enc T NE 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $134,144.00 


ee nw 


————————M—————————————————————— 


ASSIGNED TO COMMITTEE 


ААА 


Br NOJ 5-86-10-55 
eu лалы EM gs шш. 


REPORT OF THE COMMITTEE ОМ CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
rc ucc eue oce. dua 2 
REFERRED AN (ORDINANCE) ( BBSODIXXIOIX) approving Contract for : 


Concordia Gardens Storm Drainage Improvement, Resolution 426-1986, 
between Liberty Construction, Inc., and the City of Fort Wayne, 
-—— Indiana, in connection with the Board of Public Works and Safety 





LUND ТҮ I MARGE ТТЫ еее зы ыы GEN CREE: DABIS EGRE I * 


HAVE HAD SAID (ORDINANCE) (RESSEWPION) UNDER CONSIDERATION AND BEG 


Ф. 


ұ 
LEAVE ТО REPORT BACK ТО THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(ВЕСХИХХХАЖҚХ 
p 2 ага x TNAM 
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PAUL M. BURNS 
CHAIRMAN sam. Ку. Orci жөр, и к 
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roc duce ea бы ed 
JAMES S. STIER 
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CONCURRED ім “W/O SDL SANDRA Е. KENNEDY 


CITY. CLERK 


